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MAORANUM FOR THE RECORD 


« «Lk3 
BUBJEOT 1:  Gomeurrence in Amendment No. 3 te Contract No. INC 
with Eastman Kodak Company, | | 25X1A 


. This nemoravha contains = reocumendation submitted for 
apyrovel of the Project Director. Such reocmmentation ia set 
forth in Paragraph 5. 


Cantract No. INC-143 provides for the design, fabrication, | 
oest na aalivery es Psst (7) tine Shared Camera Processors ~~ 25X1A 
the Aiy Maritime Division under Project[__] Amendment No. 


sontract -_ 
Chief, AMD, P and P Staff, dated 10 March 1956 to provide for d 


sertain improvements in each of the seven processors. i 2A 
, : ect we S% | 

3. Contract No. INC-143 obligates $259,301 from Proj = v cA 
founds. Amendment Wo. 3 to the contract obligates an adittional #12,065. 
memorandum the Project Comptroller si 
are available for reps additional obligation. 


aLed. 
k, Certification of funds for this combract will ba hang 
under the procedure approved by the Direstor of Central Tatel= 
ligence on 15 December 1956, which in effect results in all ro 
expenses involving issuance of Treasury Checks being accumiate 
in a separate secourt within the Finance Division. The 


ae proced 
mees. | Geetion 
eusity for a separate certification of authority under 
10(d) of Public Law 110, Slst Conzreas, for each contract. 


7%, Approval. of Amendment No. 3 to Contract No. DC-1l3 and 25x11 


“as at BR } 
Approved For Release 2006/05/25 AN8 DP81B00879R000900040184-0 | 


25X1A9A 


25X1A9A 


Approved For Release 2006/05/25 : CIA-RDP81B00879R000900040184-0 


= SEGRED 


Contrasting Officer is recommted. 


25X1A9A SIENSD 


Project Goxptrolier 
25X1A9A 


25X1A9A 
PS/DCI: bas 
Distribution: 25X1A2G 
Orig. {___] 1mo-143 
2. - Proj. Finance 
3. ~ Proj. Chrono (RI) 
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